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Message Text 

UNCLASSIFIED 

PAGE 01 TURIN 00260 24I80IZ 
ACTION SY-05 

INFO OCT-OI EUR-I2 ISO-00 FBOE-00 /0I8 W 

24I827Z 025I2I /50 

P24I715Z MAY 77 
FM AMCONSUL TURIN 
TO AMEMBASSY ROME PRIORITY 
INFO SECSTATE WASHDC 0715 

UNCLAS TURIN 0260 

E.O. 11652: N/A 
TAGS: ASEC, IT 

SUBJ: ANTI-TERRORISM PROJECT 

EMBASSY FOR B AND M, GSO, RSO 

REF: MCKINLEY/BRUNETTI MAY 23, 1977 TELCON 

1. AS PER REFTELCON, THERE FOLLOWS AMCONSUL TURIN ESTIMATE 
FOR ANTI-TERRORISM PROJECT. 

2. RECEPTION/CONSULAR SECTION REVISIONS: 

A. THREE BULLET-PROOF GLASS WINDOWS, SIDE- WALL TO SIDE- WALL, 

CONS. SECTION WALL SEPARATING CONS. SECTION FROM RECEPTION 
ROOM. 

B. THREE BULLET-PROOF GLASS WINDOWS, OVER COUNTER TYPE, 

RECEPTION ROOM COUNTER. 

C. THREE SECURITY GLASS ON TOP OF BULLET PROOF COUNTER TO 
CEILING, RECEPTION ROOM COUNTER. 

D. ONE BULLET-PROOF GLASS DOOR, RECEPTION ROOM LEADING 
BEHIND COUNTER. 

E. ONE SECURITY GLASS ON TOP OF DOOR (ITEM D) TO CEILING, 
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RECEPTION ROOM. 

F. ONE COUNTER, ARMORED AND SUPPORTING HEAVY WINDOWS 
(ITEM B), RECEPTION ROOM. 

G. ONE BULLET-PROOF WINDOW, TALK THROUGH, ENTRANCE 
RECEPTION AREA TO SPEAK TO RECEPTIONIST. 
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H. ONE BULLET-PROOF DOOR, COMMERCIAL LIBRARY TO CORRIDOR 
OF CONS. SECTION. 

I. ONE SHELE, COUNTER WORKING SPACE, WALL TO WALL IN 
CONS. AREA NOTED IN ITEM A, ABOVE. 

3. TOTAL FOR ABOVE ITEMS A-I LIRE 5,000,000 

4. ESTIMATE COST OF TAKING DOWN TWO 

INDICATED WALLS LIRE 1,000,000 

5. ONE SMALL RACK EOR VISITORS LIRE 80,000 

6. ONE EISH-EYE, ENTRANCE DOOR LIRE 5,000 

7. ONE CONVEX MIRROR, ENTRANCE AREA LIRE 60,000 

8. THREE YALE-TYPE HYDRAULIC DOOR CLOSING 

DEVICES LIRE 90,000 

9. THREE METAL DOORS ON BALCONY LIRE 360,000 

10. THREE METAL WINDOWS ON BALCONY LIRE 210,000 

11. ONE PANIC ALARM SYSTEM, INTERNAL 

ALERT ONLY LIRE 100,000 

12. THREE, COMBINATION BUTTON SWITCHES 
(COST KNOWN TO RSO) 

13. MYLAR INSTALLATION ON ALL WINDOWS 
(DIMENSIONS TO EOLLOW) 

14. USIS:BPAO:PWPILLSBURY,JR. S RESIDENCE 

A. ALARM SYSTEM INSTALLATION, ALSO CONNECTED 
UNCLASSIFIED 
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TO POLICE LIRE 1,590,000 (") 

B. EISH EYE LIRE 5,000 

C. EENCE REPAIR LIRE 60,000 

(") (COMMENT: THERE MAY BE SOME SAVING HERE AS WE BELIEVE 
WE CAN SALVAGE MOST OE SUCH EQUIPMENT CURRENTLY IN P.O. 
RESIDENCE WHICH WE ASSUME EMBASSY GSO WILL WANT TO REMOVE 
IF P.O. MUST VACATE RESIDENCE.) 

WRIGHT 


UNCLASSIFIED 


NNN 
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